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YP LiF Sah 
7 February 3961 


" satgt 2 OM 
AUTH; HR 12 
ante Ue / neviewen:.064540, 

Onee again we are in the process of preparing the Froject and 
SOO Fiscal Year 1962 Twiget for the pertod 1 duly 1961 through 
une 1962. 


besr Jack: 


Sat 
ao 
ee. 


Tt have set forth below a description of the anticipated procere- 
nants with your Company in support of Project and POG activities. 
Alec, a few guidelinse are given as a hasia for the procurements. 
iving due consideration to these factors, Contractor 4s requested to 
subeit budgetary estimates on the following: 


4e ontractor Technical Representatives. 


(1) Project. Furnish personnel to support operations ag 
foliows: 


{a} At one (1) overseas site for a veriod of one {1) 
ORI". 


(> At one (1) domestic site for a period of one (1) 
year with the aseumption that stagings 411 requine 
the serviews at overseas locations 75% of the tise. 


The ¢etimete should be in sufficient detail to reflect the quantity of 
pergonnel, the cost involved by a man-month rate and travel and par 
diem costs. Contract arrangements will be as they presently exist 
wrier Contract Ho. TA ZA32, 


be Hepair and Cyerhaul of Equinment. 


(1) Project and POG. Furnish necessury facilities, material 
and services to repair, overhaul and/or modify Project and FOG equip. 
went a8 it may be returned to the factory from tise to time. Since 
the Tepots for Project and FX: equipments were combined 1 danuary 1961, 
the Contractor is no longer required to segregate materials and costs 
by Customer. However, in order that the contract way be equitably 
funded, Contractor is requested to submit a budgetary estimate of the 
total costs of repair and everhaul for the year and ihat percentage 
is applicable to the Project and FOC. This estimate should be eoord 4a 
nated with the Depet prior to submission. Contract arrangements will 
be as they presently exist under TH.1606, 


Se “pare Parts, Test Fquioment, Modification Kits, Fte. 


(2) Project and FOO. Furnish such supplies, equipments, 
components and/or kits as called for by the Depot. Again, a@ in the 
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ease of repair and overhaul, the Contractor ia no longer required to 
segregate by Customer nor will the calle ijeaued by the Depot reflect 
the applicable Customer. Accordingly, the Contractor's budgetary 
antimate should be prepared on the same basis az b., above., and 
appligable percentages indicated. Contract arrangements will be as 
they presently exist under Contract No. HF-CT-691. The eatinate 
should be coordinated with the Depot prior to sutwisezion. 


Reaeipt of the information requested above would be appreciated 
by 28 February 1961. Original and five copies are requested. if 
theve are any questions, please do not hesitate to call us. 


“ineorely. 


SIGHED 


| Jandel 


25X1A 


pop-ppn-cB : ows (7-2-6) 


25X1A Distribution: 


Orig - NF oaact Fils 
1 ~ CB/PPD FY-1962 Budget File 
: 1 - cH/mat/DPD 
25X1A 1 = CH/ADMIN/DPD 
1 - 
-91 = RI/DPD Chrono 


nae 
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